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BILL NO. S-84-2 




SPECIAL ORDINANCE NO. 


AN ORDINANCE approving Change Order 
#1 - Res. #5978-83, Pontiac Place, 
Phase II, with Gaines Construction 
Co., Inc., in connection with the 
Board of Public Works. 


8-X-// 


NOW, THEREFORE, BE IT ORDAINED BY THE COMMON COUNCIL OF 
THE CITY OF FORT WAYNE, INDIANA: 


SECTION 1. That Change Order #1, Res. #5978-83 - Pontia 

Place, Phase II, with Gaines Construction Co., Incorporated, in 

connection with the Board of Public Works for: 

Change Order #1 - Res. #5978-83 - 
Pontiac Place, Phase II is necessary 
because after contract was awarded. 

Street Engineering was advised by 
CD & P that they would rather have 
Type III curbing installed on McKee 
Street rather than the 2' curbface 
walk which had been bid to be in¬ 
stalled in this location. Type III 
curbing is more expensive. Also, 
to achieve proper drainage on the 
new walk, we were required to put 
in more sidewalk than had been 
planned; 


involving a total increase of Two Thousand Nine Hundred Seventy- 
Four and 75/100 Dollars ($2,974.75), all as more particularly 
set forth in the specifications, and which is on file with the 
Office of the Board of Public Works, and is by reference incorpor¬ 
ated herein, made a part hereof, and is hereby in all things 
ratified, confirmed and approved. 

SECTION 2. That this Ordinance shall be in full force 
and effect from and after its passage and any and all necessary 
approval by the Mayor. 










Read the, 
seconded by 


,rst time in full and on motion by 

_, and d^rijr a^pted 

by title and referred to the Committee , 

Plan Commission for recommendation} and_ _Fubl 
due legal notice, at the Council^jChaifibersT 

, , the 




Indiana, on 


the second time 

_ nd the City 

ng to be hj=id after 
City-County~~S uil dlng, Fort Wayne 
day of 

• M. , E . S 


Hear 




Read the 

seconded by__ 

passage.. PASSED 



''by the following vote: 


TOTAL VOTES 
BRADBURY 
BURNS 
ElSBART 
GiaQUINTA 
HENRY . 

REDD 

SCHMIDT 

STIER 

TALARICO 

DATE: 


AYES NAYS 


41 





ABSTAINED ABSENT TO-WIT: 



SANDRA E. KENNEDY, CITY 



Passed and adopted by the Common Council of the City of Fort 

Wayne, Indiana, as (ANN E X ATION) -( APPROP RIATION) (GENE RAL/ 

(SPECIAL) ( 7. ON TNG MA P) ORDINANCE (R gSQLjplON ) NO. Y / /e? ' 

on the d ay of_ 






PRESIDING OFFICER 




SANDRA E. KENNEDY, CITY CLERK 

Presented by me to the Mayor of the City of Fort Wayne, Indiana, 
on the day of 19 f 


at the hour of 




& 


.M.,E.S.T. 


SANDRA E. KENNEDY, CITY CLE: 



19 Til 


Approved and signed by me this 
, at the hour of _\_ 


\s~t day o f f\Aoj\(3h _ 

o'clock_ P* .M. ,E.S.T. 



__—__p_ 

WIN MOSES, JR., I4AY0R 

















































































CHANGE o?.:;?. 


iir.ge Order No. 1 _. 

roject No. • _- 

■re of Project Pontiac Pl ace, Phase II 

, 3 . Gaines Construction Co., Inc. __ 

_ - - (Contractor) 


! " ' 

Resolution No. 5978-83._ 

Board Order No 149-8 2_ 

Date 12/15/83 


oa a.-e hereby requested to comply with the following changes free, the contract plans an 
pacifications: 


Quantity 


Description of Change 

Material 


; Attached 


Unit Price 


prIceland"the 'fi^nal^ontractT^rice** shal 1 be adjusted as foil 


Net 
2,974.75 


total Decrease 
Total Increase 
j) (Increase) Contract rrice 


8,583.25 


Increase 


2,»97^Z5 


is hereby (added to) (* 


the total contract 


5 67,448 .25 

Or^ q i. n^ t Contract Prxcs . ^ c 

Current Contract Price Adjusted by^revrru^Cnange Ord-. |___- 

Nev/ Contract Price Including this Cn=..-- -- -*- 


, - _ , a H«n in the contract for this croject is (unchanged) {-hacaa cxx 

The time proviced tor camp-i-a jj ^ - hi . c: - in33 Order. The date for completio 

(xsxxjsqcsxs) by_.— c<i * * 1 Fu~' v e-- fh? e A'nr.u-ent shall become an 

of ail v.*or!< shall be 


«nd ,n.proui i r; n f.r£rc;ntr,ci shall apply hereto. 
pecc.r.T.andad by: f- -JC hief Street Enc ineerl Date 

Accepted by: 

Approved by: 

Approved by 


(Contractor) Date 
Transportation) 



I2/2Q/M 


<iL 0.. //X 


Date JX-M ^£3— 
(O^ner) ^ Date 

-% 


Dat t <! /- J 



















































































Chance Order,Mo. 1 , _ 
Resolution Mo- • 5978-81 
Board Order No- 149-82 


REQUESl AND JUSi IrICAi IOM rOR CHANGE ' * 

After contract was awarded. Street Engineering was advised by 
Necessity tor cnanger ______________—--* " 

C.D.& P. that they would rather have Type III curbing ins t alled on McKee St . rathpr th a n—fch-a - 

2’ curbface walk which had been bid to be installed in this location. Ty pe III curbing_is_ 

more expensive . Also, to achieve proper drainage on the new walk, we were_req uired to _ p ut_ 

in more sidewalk than had been planned. ___-— - 


Will proposed change alter size of the project? V- 
If yes, explain: ____.___ 


__ . J_* _ J ^ r-. 4- r-» OJ r-» r- a, r-o n “F th’ £ C*~0 i 9 C11 NOIlS 


Affect on operation ana maintenance cu^<- j ---- 













(/// ' ~ *7 >- 

/ // Jeff Grogg, Project Engineer 


A 
























































Pontiac Place,, Phase II 


CONTRACT COST ANALYSIS 


*=?- /-By 


o. 

Descriotion of Change 

Contract 

Quantity 

Actual 

Quantity 

Unit 

Price 

Change 

Total 

Cost 

* ‘ Material 

Decrease 

Increase 


(Base Bid) 









200 L.F. 

920 L.F. 

1.50 


1080.00 

1.380.00 


New Curb Type II-B 

200 L.F. 

408 L.F. 

8.00 


1664.00 

3,264.00 



2715 S.Y. 

25T 5 S.Y. 

2.30 

506.00 


5.784.50 


New 4" Sidewalk 

19045 S.F. 

19765 S.F. 

1.40 


1008.00 

27.671.00 


New 6" Drive 

198 S.Y. 

169 S.Y. 

17.00 

493.00 


2.873.00 



7A S.Y. 

168 S.Y. 

ir nn 


1656 nn 

8,024 nn 


Asphalt Patching 

300 L.F. 

300 L.F. 

0.10 



30.00 


Seed 

900 S.Y. 

900 S.Y. 

0.85 



_Z65^Qa 

5.00 


Topsoil 

240 Ton 

50 Ton 

0.10 

19.00 




3100 S.F. 

2694 S.F. 

1.75 

710.50 


4.714.50 

120.00 


2" Conduit 

120 L.F. 

120 L.F. 

1.00 




Tvoe III Curb 

0 T..F. 

72 L.F. 

8.00 


576.00 

576.00 






1728.50 

5984.00 

50.207.00 


(Alternate I) 









_500 L.F. 

493 L.F. 

_2.00 

14.00 


986.00 


Concrete Removal 

240 S.Y. 

215 S.Y. 

2.20 

55.00 


473.00 


Common Excavation 

40 C.Y. 

40 C.Y. 

12.00 



480.nn 


New 2' Curbface Walk 

1000 S.F. 

0 S.F. 

2.75 

2750.00 


0 


New 4" Sidewalk 

2575 S.F. 

2360 S.F. 

1.45 

311.75 


3,422.00 


New 6" Driveway 

55 S.Y. 

53 S.Y. 

17.00 

34.00 


901.00 


Tree Removal 

2 Ea. 

2 Ea. 

180.00 



360.00 


Topsoil 

40 Ton 

0 

1.00 

40.00 


0 


Seed 

170 S.Y. 

170 S.Y. 

1.00 



170.00 


Asphalt Patching 

500 L.F. 

0 L.F. 

0.10 

50.00 


0 


New R" A1 1 ey 

0 S.Y. 

39 S.Y. 

20.00 


780.00 

780.00 


New Curb Tvpe III 

0 L.F. 

493 L.F. 

8.00 


3944.00 

3.944.00 






3254.75 

4724.00 

11.516.00 


(Alternate III) 






' 


New C.B. (Type I-C) 

9 Ea. 

6 Ea. 

1200.00 

3600.00 


7.200.00 


New Inlet (Type I-C) 

1 Ea. 

1 Ea. 

650.00 



650.00 


New C.B. Casting (Adiust to 








Grade 

0 Ea. 

2 Ea. 

300.00 


600.00 

600.00 


New 12" Pipe 

0 L.F. 

10 L.F. 

25.00 


250.00 

250.00 






3600.00 

850.00 

8.700.00 


























































































































































S-84-02-34 


BILL NO. 


REPORT OF THE COMMITTEE ON PUBLIC WORKS _ 

WE, YOUR COMMITTEE ON PUBLIC WORKS _TO WHOM WAS REFERRED AN 

ORDINANCE approving Change Order #1 - Res. #5978-83, Pontiac _ 

Place, Phase II, with Gaines Construction Co., Inc., in connection 

with the Board of Public Works' 


HAVE HAD SAID ORDINANCE UNDER CONSIDERATION AND BEG LEAVE TO REPORT 




























TITLE OF ORDINANCE 


U7 <J J 

Change Order #1 - Res. 5978-83 - Pontiac 


DEPARTMENT REQUESTING ORDINANCE Board of Public Works 
SYNOPSIS OF ORDINANCE 


ace. Phase II 




<-/ 


Change Order #1 - Res. 5978-83 - Pontiac Place, Phase II 
is necessary because after contract was awarded, Street Engineering was advised by CD & P 
that they would rather have Type III curbing installed on McKee Street rather than the 
2' curbface walk which had been bid to be installed in this location. Type III curbing 
is more expensive. Also, to achieve proper drainage on the new walk, we were required 
to Dut in more sidewalk than had been planned. Gaines Construction Company, Inc., is 
the contractor. 


EFFECT OF PASSAGE Proner drainage. 


EFFECT OF NON-PASSAGE 


MONEY INVOLVED (DIRECT COSTS, EXPENDITURE, SAVINGS) 


Increase of $2,974.75 


ASSIGNED TO COMMITTEE 































